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Introduction 


Section 1 of the Municipal Finance Management Act (No.56 of 2003) defines the 
SDBIP as: 

“ a detailed plan approved by the mayor of a municipality in terms of section 53 (l)(c)(ii) for implementing the 
municipaiity’s delivery of services and the execution of its annual budget and which must include (as part of the top- 
layer) the following: 

(a) projections for each month of- 

(!) revenue to be collected, by source; and 

(ii) operational and capital expenditure, by vote; 

(b) service delivery targets and performance indicators for each quarter”. 

The municipal manager is responsible for the preparation of the SDBIP, which must be legally submitted to the mayor for approval once the budget has 
been approved by the council (around end-May or early-June). However, the municipal manager should start the process to prepare the top-layer of the 
SDBIP no later than the tabling of the budget (around March or earlier) and preferably submit a draft SDBIP to the mayor by 1 May (for initial approval). 
Once the budget is approved by the Council, the municipal manager should merely revise the approved draft SDBIP, and submit for final approval within 
14 days after the approval of the budget. The mayor should therefore approve the final SDBIP and performance agreements simultaneously, and then 
make the SDBIP and performance agreement of the municipal manager public within 14 days, preferably before 1 July. Note that it is only the top layer (of 
high-level) detail of the SDBIP that is required to be made public. 

It is the output and goals made public in the SDBIP that will be used to measure performance on a quarterly basis during the financial year. Note that such 
in-year monitoring is meant to be a light form of monitoring. The council should reserve its oversight role over performance at the end of the financial year, 
when the mayor tables the annual report of the municipality. The in-year monitoring is designed to pick up major problems only, and aimed at ensuring that 
the mayor and municipal manager are taking corrective steps when any unanticipated problems arise. The SDBIP serves a critical role to focus both the 
administration and council on outputs by providing clarity of service delivery expectations, expenditure and revenue requirements, service delivery targets 
and performance indicators. 

The SDBIP provides the vital link between the mayor, council (executive) and the administration, and facilitates the process for holding management 
accountable for its performance. The SDBIP is a management, implementation and monitoring tool that will assist the mayor, councilors, municipal 
manager, senior managers and community. A properly formulated SDBIP will ensure that appropriate information is circulated internally 

and externally for purposes of monitoring the execution of the budget, performance of senior management and achievement of the strategic objectives set 
by council. It enables the municipal manager to monitor the performance of senior managers, the mayor to monitor the performance of the municipal 
manager, and for the community to monitor the performance of the municipality. The SDBIP should therefore determine (and be consistent with) the 
performance agreements between the mayor and the municipal manager and the municipal manager and senior managers determined at the start of every 
financial year and approved by the mayor. It must also be consistent with outsourced service delivery agreements such as municipal entities, public-private 
partnerships, service contracts and the like. 

The SDBIP concept 

Municipal managers are encouraged to develop the SDBIP concept further so that it is meaningful and useful to managers. Many municipal managers will 
already have some form of management plan and the challenge is to develop such management plans as a SDBIP. 

Whilst the budget sets yearly service delivery and budget targets (revenue and expenditure per vote), it is imperative that in-year mechanisms are able to 
measure performance and progress on a continuous basis. Hence, the end-of-year targets must be based on quarterly and monthly targets, and the 
municipal manager must ensure that the budget is built around quarterly and monthly information. Being a start-of-year planning and target tool, the 
SDBIP gives meaning to both in-year reporting in terms of section 71 (monthly reporting), section 72 (mid-year report) and end-of-year annual reports. 

The SDBIP is essentially the management and implementation tool which sets in-year information, such as quarterly service delivery and monthly budget 
targets, and links each service delivery output to the budget of the municipality, thus providing credible management information and a detailed plan for 
how the municipality will provide such services and the inputs and financial resources to be used. The SDBIP indicates the responsibilities and outputs for 
each of the senior managers in the top management team, the inputs to be used, and the time deadlines for each output. The SDBIP will therefore 
determine the performance agreements of the municipal manager and senior managers, including the outputs and deadlines for which they will be held 
responsible. The SDBIP should also provide all expenditure information (for capital projects and services) per municipal ward, so that each output can be 
broken down per ward, where this is possible, to support ward councillors in service delivery information. 

The SDBIP is also a vital monitoring tool for the mayor and council to monitor in-year performance of the municipal manager and for the municipal 
manager to monitor the performance of all managers in the municipality within the financial year. This enables the mayor and the municipal manager to be 
pro-active and take remedial steps in the event of poor performance. The SDBIP aims to ensure that managers are problem-solvers, who routinely look out 
for unanticipated problems and resolve them as soon as possible. 

The SDBIP also enables the council to monitor the performance of the municipality against quarterly targets on service delivery. 

Being a management and implementation plan (and not a policy proposal), the SDBIP is not required to be approved by the council-it is however tabled 
before council and made public for information and for the purpose of monitoring. The SDBIP should be seen as a dynamic document that may (at lower 
layers of the plan) be continually revised by the municipal manager and other top managers, as actual performance after each month or quarter is taken 
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into account. However, the top-layer of the SDBIP and its targets cannot be revised without notifying the council, and if there is to be changes in service 
delivery targets and performance indicators, this must be with the approval of the council, following approval of an adjustments budget (section 54(1) (c) of 
MFMA). This council approval is necessary to ensure that the mayor or municipal manager do not revise service delivery targets downwards in the event 
where there is poor performance. 

Timing and Methodology for Preparation of the SDBIP 

Section 69 (3) (a) of the MFMA requires the accounting officer to submit a draft SDBIP to the mayor no later than 14 days after the approval of the budget 
and drafts to the performance agreement as required in terms of the section 57 (1) (b) of the Municipal Systems Act. The mayor in accordance with section 
53 (1) (c)(ii) of the MFMA. 

These are the legal requirements and deadline limits to assist a municipality to comply with the law-however, best practice suggests that this be done 
earlier by municipalities, starting with senior managers to draw up their second layer departmental SDBIPs in the early stages of the planning and budget 
preparation process in line with the strategic direction set in the IDP. The mayor and municipal manager should lead this process. 

The municipality should ideally publish its draft SDBIP with its draft budget, or soon after as supporting documentation to assist its budget hearings process 
normally held at the end of March or in April. As noted above, the SDBIP should be submitted to the mayor by 1 May at the latest. If the draft SDBIP is to 
be provided for the budget hearings, the municipality may want to bring this date forward, or provide departmental SDBIPs as supporting information to the 
relevant committee around the end of March. In this case, the mayor will need to approve such departmental or draft SDBIP by mid-March. It should be 
noted that it is up to the municipality to determine extra detail, and whether they wish to bring forward their deadlines for submission and approval. A 
municipality could also opt to have a high level SDBIP complete with ward break-downs for tabling and publication, but may also in addition make available 
lower layer departmental SDBIPs and other information as requested by council. 

With careful planning of the budget process it may be possible for the mayor to approve the SDBIP in less than 7 days after the council approves the 
budget. Legally, to take account of possible revisions to the budget, the Act allows for this to occur not later than 28 days after budget approval. 

The SDBIP is a key management, implementation and monitoring tool, which provides operational content to the end-of-year service delivery targets set in 
the budget and IDP. It determines the performance agreements for the municipal manager and all top managers, whose performance can then be 
monitored through section 71 monthly reports, and evaluated through the annual report process. 
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CASH H-Cw (BUDGET) : 2013/2014 



JULY 

AUG 

SEPT 

OCT 

NCV 

DEC 

JAN 

FEB 

MAR 

APR 

MAY 

JUN 

TOTALS 

Bank balance 

SOURCES IM=LCWV 

2971000 

1183637 

1275754 

1263837 

1239724 

1372737 

1616548 

701669 

1005368 

1014676 

1375983 

1394041 

2971000 

Property Rates 

2 038424 

4552 695 

4 102 570 

1 816 577 

2 996 548 

4096139 

1964475 

2 147 740 

2 237 765 

2285 993 

2154171 

1758 703 

32151800 

Eleciricity Tariffs 

4 174 817 

4 907 336 

4 247418 

5 036116 

4889420 

3 612 229 

4 583 281 

4 638 870 

4 852 210 

4600 200 

4254 568 

4784 338 

54580805 

Refuse Tariffe 

654 016 

718 558 

744 374 

698 765 

766 748 

622176 

1092 896 

650 574 

733187 

726 303 

760 724 

437158 

8605480 

Rnes 

274 985 

375 176 

255 524 

311025 

307 061 

242 910 

175 515 

231737 

336974 

360400 

403 288 

329 406 

3604000 

Testing Station 

237 588 

201398 

306 209 

175 782 

192 702 

140 062 

236 413 

198 343 

220 903 

173197 

218 553 

48 881 

2350030 

Registration - VeNdes 

97 781 

86137 

87 088 

105 384 

103 721 

80 672 

103 484 

83 048 

107 404 

82 573 

122493 

128 315 

1188100 

Subsidies & Grants 

36102400 

4626 000 

2143 000 

- 

34058 350 

3000000 

- 

2000 000 

22 272 250 



557480 

104759480 

Project funds received 

11406 000 

- 

- 

- 

7 985 000 

- 

- 

- 

9124 000 

- 

- 

- 

28515000 

Sundry debtors 

510450 

1114425 

1 761 228 

338 261 

1010412 

873184 

1034 011 

513 946 

444 022 

201908 

471992 

466 747 

8740 585 

CXher 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Irivestrrerits vythdrasMT 

- 

15 000 000 

10000 000 

10000 000 


15 000 000 

3500000 

12 000 000 


6000000 

5500000 

10097 842 

87097842 

TOTAL IISFLO/V 

CASHOLnFLCWV 

55496462 

31581724 

23647410 

184819U 

52309962 

27 667373 

12690074 

22464259 

40328715 

14430573 

13885788 

18608870 

331593122 

Salaries, v\ages & allcMances 

6 587127 

6113 396 

6 023161 

5 617 105 

5 729 898 

7 241328 

5 481753 

7045 820 

6 579 608 

6 481 854 

6 767 597 

5 526 871 

75195518 

Bulk electricity pgtyrrerts 

517163 

4956 4^4 

6 197 686 

2759 584 

583 360 

6 201 823 

3 057 470 

3 715 302 

3433 965 

3123 667 

3 371905 

3 454 651 

41373070 

Interest & rederrp of ext loans 



335 370 






335 370 




670740 

Prc)ject pctyrrents 

1031700 

1336 700 

6106 200 

4663 320 

4394320 

5188 030 

677 000 

6 037 378 

5044 958 

1632 398 

1130 998 

4630 998 

41874000 

Equitable share projects 

605 926 

6 881520 

1589 510 

1 319 510 

1504 510 

1 714 510 

1294 510 

1309 510 

1559 510 

1 547 310 

1344 510 

895 934 

21566 770 

CXher 

13 541908 

12 201498 

3 407 400 

4146 505 

3964 860 

7 077 871 

3094 220 

4052 551 

7365 996 

1284 039 

1252 720 

1246 457 

62636025 

Investments made 

35 000 000 




36 000 000 




16 000 000 




87000000 

TOTAL OUTFLOW 

57283825 

31489607 

23659327 

18506024 

52176949 

27423562 

13604953 

22160560 

40319407 

14069267 

13867730 

157549U 

330316122 

Bank balance 

1183637 

1275754 

1263837 

1239724 

1372737 

1616548 

701669 

1005368 

1014676 

1375983 

1394041 

4248000 

4248000 
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OUARTEFa-Y PROJECTIONS FOR SERVICE l3Fn t\/l=RY TARGETS ATC OTI-ER PERFOFiMANCE INaCATORS: 20132014 



Vote/Indicator 

Unit of MeasuramaTt 

Annual 

Budget 

Quarter 

Quarta* 

Quarter 

Quarter 

Explanation 



Target 


Ending 

Ending 

Ending 

Ending 

of Variance 





Septerrber 

December 

March 

June 






Projected 

Actual 

Projected 

Adual 

Projected 

Actual 

Projected 

Actual 


Department - Municipal Managers Office 

KPA: Munidnal finartcial viabilitvand 













manaoement 













Vote; E>«cutive and Council 













1. Mayoral Office 













Report on implementation of budget 

Sutnit quarterly to Council 

4 


1 


1 


1 


1 



Performance indicators in S D B 1 P 

Made public in July 2013 

1 


1 









Performance agreements in S D B 1 P 

Time schedule of deadlines for budget 

Made public in July 2013 

1 


1 









and IDPp'ocess 

Tabled in June 2014 

1 








1 



Md- year performance assessment report 

Tabled in January 2014 

1 






1 





/Adjustmaits budget 

Tabled in January 2014 

1 






1 





Annual report 

Tabled in January 2014 

1 






1 





Draft budget, revisions to IDP, resolutions 
and other related documents 

Tabled in March 2014 

1 






1 





Issues raised in Auditcxs-Gena'al report 

Addressed in March 2014 

1 






1 





Ccreultation on draft budget 

No. of meetings in April 2014 

7 








7 



Respmds to subnissicre of corrmunity 
Service Delivay and Budget 

Amends budget in May 2014 

1 








1 



Implementation Plan 

Approve in 2014 

1 








1 



KPA: Basic Service Delivery 













Purchase furniture, fittings and equipment 

Deliver in November 2013 


R25 440 



R25440 
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QUARTEFa-Y PROJECTIONS FOR SERVICE l3Fn l\/l=RY TARGET3 AND OTI-ER PERFOFiMANCE INDICATORS: 2013/2014 


Vote/Indicator 

Unit of Measurement 

Annual 

Budget 

Quarter 


Quarter 


Quarter 


Quarter 


Explanation 



Target 


Ending 


Ending 


Ending 


Erding 


of Variarce 





Septemba" 


December 


March 


June 







Projected 

Aitual 

Projected 

Ad;ual 

Projected 

Aitual 

Projected 

Aitual 


Z MunidDal Manaoer 













Monthly budget statemmt to Mayor and PT 
Monthly budget staternents and midyear 

No of statemmts 

U. 


3 


2 


3 


3 



budget and performance assessment 
Consolidated report of \A/ithdray\als 
report to Council on the expenditure incurred 
on staff salaries, \Aages, allaAances& 

Consolidate in July 2013 

1 


1 









benefits 

Submit quarterly to Council 

4 


1 


1 


1 


1 



Time schedule of deadlines for budget 

and IDP|:M'ocess 

Made public in August 2D13 

1 


1 









Annual financial statements to Ajditor General 

Submit end of August 2013 

1 


1 









Internal ^rategic Consultation |:M'ocesses 
Engages vvith national and provincial sector 

Start in October 2013 

2 




2 







Depts. on sector specific programmes for 
alignment with IDP 

Impact of diffe'ent service delivery levels on 

Begins in September 2013 

2 


1 


1 







rates and tariffe 

Inform community in Octoba" 2013 

1 




1 







National policies, budget plans and potential 
pries increases of bulk resources 

Changes to the IDP for incxDrporation into IDP 

Review with dept heads in Oct 2013 

1 




1 







review 

Review in November 2013 

1 




1 







Md- year peformance ass^amait repert to 
M^, NT&PT 

Submit in January 2014 

1 






1 





Annual report 

Make public in March 2014 

1 






1 





Annual report to AG, PT and D T & LG 

Submit in March 2014 

1 






1 





National and Provincial allocations 

Review i n February 2014 

1 






1 
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QUARTERLY PROJECTIONS FOR SERVICE DEUVERY TARGETS ATX) CfTT-ER PERFORMANCE IM3ICATORS: 2013/2014 


Vote/Indicator 

Unit of Measurement 

Annual 

Budget 

Quarta* 

Quarter 

Quarter 

Quarter 

Explanation 



Target 


Ending 

Erding 

Ending 

Erding 

of Variance 





Septerrber 

December 

March 

June 






Projected 

Act 

Prelected 

Actual 

Projected 

Actua 

1 

Projected 

Actual 


Municipal Manager (continues) 













Draft budget and plans for next 3 years to 

Submit in March 2014 

1 






1 





O/ersight report of annual report 

Made public in March 2014 

1 






1 





Draft budget, plans and proposed revisions to 
IDP 

Publish in March 2014 

1 






1 


I 



Approved budget and budget related policies 

Publish in June 2014 

1 








± 



SDBIP and annual performance agrearmts 










1 



to Mayor 

Submit in June 2014 

1 








1 



Approved SDBIP to National Treasury 

Submit in June 2014 

1 











KPA: Munidoal transformation and 













orqanizational development 













Vote: Executive and Council 













Municipal Manaoer 













Departmental Communication 

No of staff meetings 

12 


3 


3 


3 


3 




No of EXCO me^ings 

11 


3 


3 


2 


3 




No of dept strategic me^ings 

12 


3 


3 


3 


3 



New Municipal IDP 

Ccrrplete by January 2014 

100% 




75% 


100% 





Amend and align PMSvvith IDP 

Corrplete by January 2014 

100% 




75% 


100% 





Perfornance agreanmts of S57 managers 
signed 

No of agreements signed by 
July 2013 

6 


6 









(OPMS) Operational performance 
management system 

No of reports to Courdl 

2 




1 




1 



Md -year performance report 

Submit by January 2014 

1 






1 





Annual perfcrmance report 

Quarterly performance evaluaticn of S57 

Submit by July 2013 

1 


1 









Managers 

No of evaluations 

4 


1 


1 


1 


1 



KPA: Local economic development 













Vote: Executive and Council 













Municipal Manaoer 













Local econorric development projects 

Rard value on budget sperd 


R2 485 840 

R497168 


R1 242 920 


R1 988 672 


R2 485 840 



Youth business advisory centre (Bziuit share) 

Rard value on budget sperd 


R 200000 

R 40000 


R 100000 


R 160000 


R 200000 



Establish sustainable SIS/IVEs 

Numba" established 

8 


2 


2 


2 


2 



Capacity building initiative 

No of initiatives 

100 


25 


25 


25 


25 
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LY PROJECTIONS FOR SEFMCE DEUVERY TARGETS ATJD OTT-ER PERFORMANCE IMDtCATQRS: 2013/2014 


Vote/Indicator 


Unit of Measurement 


Annual Budget 
Target 


Quarta* Quarta 

Ending Ending 

Septerrber December 

Projected I Act Projected 


Quaita 

Ending 

March 

Rejected I Actual 


Quarter 

Ending 

June 

Rejected I Actual 


Explanation 
of Variance 


KPA: Good Governance and public 


Vote: Executive and Council 


Estabish sustainable vvard comrritte^ 

IDP Road ^nojvs 

I DP representative fcHum meetings 
Rnartdal Audit committee 
Perfamance Audit ccrrrrittee 
Implemmt anti corruption/fraud prevention 
Plan 

Risk areas in accordance vvith Council’s Risk 
Assessment Plan 


No of \A^d corrrrittees 
established 

No of road shovvs conducted 
No of rep faum meetings 
Noof meaings 
No of meetings 

Quartaly reports 

Quartaly reports 


KPA: Basic Service Deliv 


Vote: Executive and Council 


Office renovation 
Purchase furniture (DMM) 
Purchase equipment(DMM) 


Corrplae in Sepember 2013 R50 000 

Deliva in August 2013 R20 000 

Deliva in August 2013 RIO 000 
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OUARTEFa-Y PROJECTIONS FOR SERVICE DFH t\/l=RY TARGETS AND OTI-ER PERFOFiMANCE INDICATCIRS: 2013/2014 



Vote/lndicator 

Unit of Measurerimt 

Annual 

Budget 

Quarter 

Quarta* 

Quarter 

Quarter 

Explanation 



Target 


Ending 

Ending 

Ending 

Ending 

of Variance 





Septerrber 

December 

March 

June 






Projected 


Projected 

Actual 

FVqjected 

Actual 

Projected 

Actual 


Department - Corporate Services 













KPA: Municipal financial viability and 













manaoement 













1. Vote: Finance & Administration 













1.1 Adrrinistration 













l>aft 2014/2015 [Departmental budget 

Subrrit in November 2013 

1 




1 







Draft Department al SDBIP 

Subnit in February 2014 

1 






1 





Approved 2013/2014 budget by Council 

Publi^Ted in June 2013 

1 


1 









KPA: Municipal transformation aixi 













orqanizational development 













Vote: Finance & Administration 













Administration 













Departm^Ttal Communication 

No of staff meetings 

12 


3 


3 


3 


3 




No of EXCXD meetings 

11 


3 


3 


2 


3 




No of Council meetings 

4 


1 


1 


1 


1 




Portfolio 

6 


1 


1 


2 


2 




Finance 

11 


3 


3 


2 


3 




Local LatXMjr Fcrum 

4 


1 


1 


1 


1 



Training of staff & Councillors 

No of staff & Qlrs trainee 

60 

R495 00 

5 


25 


20 


10 



Workplace skills plan 

Corrpletion and adoption by 

30 June 2014 

1 




25P/0 


75% 


100% 



Inplement HR strategy 

WDTk^iop by January 2014 

1 






100% 





KPA Lx)cal Ecorxxric DevelocxTient 













Vote: Finance & Administration 













Administration 

Enpiqyment equity plan 

Reports to Local Labour 

Forum 

4 


1 


1 


1 


1 
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QUARTERLY PROJECnONS FOR SERVICE DEUVERY TARGETS AND CfTT-ER PERFORMANCE IISDCATORS: 2013/2014 


Vote/Indicator 

Unit of Measurement 

Annual 

Budg^ 

Quarter 

Quarter 

Quarter 

Quarter 

Explanation 



Target 


Ending 

Ending 

Ending 

Ending 

of Variance 





Septerrber 

December 

March 

June 






Projected 

Act 

Rejected 

Actual 

Rejected 

Actual 

Rejected 

Actual 


Department - Corporate Services (continues) 
KPA: Good Gov/emance and public 













participation 













Vote: Finance&Administration 













Adrrinistration 













Review existing policies 

No of policies 

8 


2 


2 


2 


2 



Compilation agenda & ninutes 

No of agendas and ninutes 

100 


25 


25 


25 


25 



Municipal vvebsite 

No of uploads 

12 


3 


3 


3 


3 



Pubish draft 2013/2014 budget 

Pubish in March 2013 & 

v\ebsite 

1 








1 



P^ormarce agreement and SDBIP 

Made pubic in July 2013 

1 


1 









KPA: Basic Service Deliverv 













Vote: Finance&Administration 













Adrrinistration 













Purchase furniture and fittings 

Deliver in January 2013 


R 15000 





R15 000 





Town hlall & Offices 













Purchase of furniture and fittings 

Deliver in October 2013 


R 50000 



R 50000 







Caretaking rural buildings (Equitabe share) 

Rard value on budget spend 


R200 000 

R40 000 


R 100 000 


R160 000 


R200 000 



Museum 













Purchase of furniture and equipment 

Deliver in March 2014 


RIO 000 





RIO 000 





Libraries 













Purchase equipment, furniture and fittings 

Delive* in March 2014 


RIO 000 





RIO 000 





Tourism 













Purchase display furniture & equipment 

Deliva* in Noverrber 2013 


R50 000 



R50 000 
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QUARTERLY PRQ3ECnONS FOR SERVICE DEUVERY TARGETS AI\D Cm-ER PERFORMANCE INDICATORS: 2013/2014 


Vote/Indicator 

Unit of Measur^nmt 

Annual 

Budget 

Quarter 

Quarta* 

Quarter 



Target 


Ending 

Ending 

Ending 





Septerrber 

December 

March 





Projected 

Act 

Projected 

Actual 

Projected 

Department-Protection Services 
(Manager: Protection Services) 









KPA: Munidoal financial viability and 









management 









1. Vote: Finance & Admin 









(Protection S^vices) 









Draft budget DepartmaTt 2014/2015 

Subrrit in November 2013 

1 




1 



Draft Departn^nt SDBIP for 2014/2015 

Sutrrit in February 2014 

1 






1 

KPA: Municipal transformation aixl 









oroanizational development 









Vote: Finance & Admin 









(Protection Services) 









Ctorrrriunicalion plan 

No of staff meetings 

12 


3 


3 


3 


No of EXCXD meetings 

11 


3 


3 


2 

KPA Good Governance and public 









participation 









Vote: Finance & Admin 









(Protection Services) 









CDrrpilaticn Agenda & Mnutes 

No of agendas ard rrinutes 

24 


6 


6 


6 

Erquiries and corrplairits 

No of replies 

100 


25 


25 


25 

KPA Good Governance and pudic 









participation 









Z Vote: Rjblic Safety 

ZL Traffic 









Road safety projects at schools 

No of projects 

8 


2 


2 


2 

Prepare ard implement a safety plan 

Corrplete by 30 June 2014 

100% 




25P/0 


50% 

KPA Basic Service Delivav 









Vote: Public Safety 









Traffic 









Effective Law Enforcement 

Rand value of fines issued 


R16 million 

R4000 000 


R4 000 000 


R4000 000 

Road signs 

Rand value of budg^ spait 


R 30 690 



R 30 690 



Road markings 

Rand value of budg^ spait 

12 

R 87 230 

R 21 810 


R 43 620 


R 65430 

Crime consultative meetings 

No of meetings 


3 


3 


3 

Road bocks 

No of roadbocks 

15 


4 


5 


3 

Monitcr Hay\4<a's 

No of visits 

80 


20 


20 


20 

Purchase fire arms 

Deliver in September 2013 


R 35000 



R 35000 




Actual 


Quarter 

Ending 

June 


Projected 


Actual 


Explanation 
of Variance 


6 

25 


2 

100 % 


R4 000 000 

R 87 230 
3 
3 
20 
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DRAFT SDBIP FOR 2013/2014 BUDGET YEAR 


OUAFfTEFa-Y PROJECTIONS FOR SERVICE DP l\/l=RY TARGETS AND OTI-ER PEFRFORMANCE IM3ICATCIRS: 2013/2014 


Vote/Indicator 

Unit of Measurenent 

Annual 

Budget 

Quarter 

Quarter 

Quarter 

Quarter 

Explanation 



Target 


Ending 

Ending 

Ending 

Ending 

of Variance 





Septerrber 

December 

March 

June 






Projected 

Act 

Rejected 

Actual 

Rejected 

Actual 

Rejected 

Actual 


KPA: Local Bxxiomjc Dev/eloDment 













Vote: Public Safety 

Z2 Fire Fighting 













Municipal disaster management plan 

No of avvareness campaigns 

4 


1 


1 


1 


1 



KPA: Basic Service Delivery 













Vote: Public Safety 













Fire Fighting 













Rre inspections-businesses 

No of inspections 

100 


25 


25 


25 


25 



Rural fire preventicn training 

No of training sessions 

10 

R300 000 

5 






5 



Purdiase firefighting equipment 

Deliver in November 2013 


R300 000 



R300 000 







Rre station furniture 

[Deliver in March 2014 


R 5000 







R5000 



KPA: Basic Service Deliverv 













3. Vote: Road Transport 













3.1 Testing Grourxis 













Examination of vehicles 

Noof v^id^ 

1600 


400 


400 


400 


400 



Motor registration & lic^Tsing; 

Units of one hundred 

200 


40 


40 


40 


40 



Driver’s UcoTses; Bookings 

No of bookings 

2000 


500 


500 


500 


500 



Passed 

No of passes 

1000 


250 


250 


250 


250 



Learners licenses; Bookings 

No of bookings 

2000 


500 


500 


500 


500 



Passed 

Maintenarce of buildings 

No of passes 

Rand value of budg^ spent 

600 

R 62 060 

150 


150 

R31030 


150 

R 31 030 


150 
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DRAFT SDBIP FOR 2013/2014 BUDGET YEAR 



OUAFfTERLY PROJECTIONS FOR SERVICE DFl l\/l=F?Y TARGETS AND CfTT-ER PERFORMANCE INDICATORS: 2013/2014 



Vote/Indicalor 

Unit of Measurement 

Annual 

Budget 

Quarter 

Quarter 

Quarter 

Quarta* 

Explanation 



Targ^ 


Ending 

Bxiing 

Ending 

Ending 

of Variance 





SepteniDer 

December 

Marctr 

June 






Projected 

Actual 

FVcrjected 

Actual 

Projected 

Actual 

Projected 

Actual 


Department-Financial Services 

Chief Financial Officer 













KPA: Municipal transformation & 













oroanizational development 













1. Vote: Finance & Admin 













Ccrrrnunicalion Plan 

No of staff meetings 

12 


3 


3 


3 


3 




No of EXCXD meetings 

11 


3 


3 


2 


3 



KPA: Basic S^vice delivery 













Vote: Finance & Admin 













Upgrade of IT equipment 

Corrpleted in January 2014 


RllOOOO 



R 66000 


RllOOOO 





Purchase furniture and equipment 

Deliver in October 2013 


R 5000 



R 5000 







Purchase computers (other department’s) 

Conplete in January 2014 


R171000 

R40 000 


R121000 


R 171 000 





Purchase air cxxditioner 

Deliver in Septembo* 2013 


R 7 000 



R 7000 







KPA: Municipal financial viability aixl 













Manaoement 













Vote: Finance &Adrrin 













1.1 Budget & Management Accounts 













Compilation of financial statements in terms 
of MFMA 

SiixTit by 31 August 2013 

1 


1 









Time schedule of deadlines for 2014/2015 

budget 

StixTit in June 2014 

1 








1 



Budget Statement 

No of statements 

11 


3 


2 


3 


3 



Implen^Ttatioi of the budget 

Consolidate and prepare proposed 2014/2015 

No of repots 

4 


1 


1 


1 


1 



budget 

Start in December 2013 

1 






1 





6 mcnthly budget statements 

Tabled in January 2014 

1 






1 





Adjustmmts budget fcr 2013/2014 

Tabled in January 2014 

1 






1 





Change in budget related policies 

Rnalized in March 2014 

1 






1 





Align municipal budget v\^th IDP 

Aignment in March 2014 

1 






1 





Draft 20114/2015 budget 

Tabled in March 2014 

1 






1 





Draft SDBIP for 2014/2015 

Tabled in March 2014 

1 






1 





Primary banking detail to Provincial Treasury 
and Auditor General 

FotAAarded in March 2014 

1 






1 





Draft 2014/2015 budget to National Treasury 
(3 copies) 

Forwarded in Apil 2014 

1 








1 
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DRAFT SDBIP FOR 2013/2014 BUDGET YEAR 


QUARTERLY PROJECTIONS FOR SEFMCE DEUVERY TARGETS AND OTT-ER PERFORMANCE IISDiCATORS: 2013/2014 


Vote^lndicator 

Unit of Measurement 

Annual 

Budget 

(Quarter 


Quarter 


(Quarter 


(Quarter 


Explanation 



Target 


Ending 


Ending 


Ending 


Ending 


of Variance 





Septerrber 


December 


March 


June 







Projected 

Actual 

Projected 

Actual 

FYcDjected 

Actual 

Projected 

Actual 


Department-Financial Services (continues) 













Draft ^14/2015 budget to Provincial Treasury 

Completed and mailed in April 












(Icopy) 

2014 

1 








1 



Rnal 2014/2015 budget 

Tabled in May 2014 

1 








1 



Rnal 2014/201 budget to National Treasury 

FcHAAarded in June 2014 

1 








1 



Rnal SDBIP for 2014/2015 

Approved in June 201 

1 








1 



KPA: Munidoal financial viabilitvand 













Manaoement 













Vote: Finance & Adtrin 













1.2 Revenue 













Report on credit control, debt collection & 
indigent management to Rnance Cormittee. 

Meetings \Aith Coundl’s attorn^« to discuss 

No of reports 

11 


3 


2 


3 


3 



progr^s on handed over debtors. 

Steering cormittee meetings v\ith council’s 

No of meetings 

4 


1 


1 


1 


1 



Valuators. 

No of meetings 

4 


1 


1 


1 


1 



Debtor reaDnd Nations 

Completed by the 15“^ of the 
month 

12 


3 


3 


3 


3 



Irdigent Support-quarterly report to council 

Indigent support -reports displayed at cashier 

No of repots 

4 


1 


1 


1 


1 



office 

No of repots 

4 


1 


1 


1 


1 



KPA: Municipal financial viabilitvand 













Manaoement 













Vote: Finance &Admin 













1.3 Expenditure 













SCM Policy-revise 

Completed by December 

2013 

100% 




100% 







DoRA reports on all grants received 

SCJyi reports in accordance vvith regulations, 

Subrritted monthly 

12 


3 


3 


3 


3 



policy & proc^edures. 

Subrritted monthly 

12 


3 


3 


3 


3 



Payroll is completed timorously & accurately 

Completed vvithin 7 vwDrking 












Payment of creditors on time in terms of 

d^« of the end of the month 

100% 


100% 


100% 


100% 


100% 



Section 65 of MFMA 

No of o'editors paid on time 

100% 


100% 


100% 


100% 


100% 



KPA: Local Economic development 













Vote: Finance &Adniin 

Ensure procurement policy Is gender & 
disabled saisitive 

Bi annual reports to EXCO 

2% 




1% 




2% 



KPA: Basic service deliverv 













Vote: Finance & Admin 

1.4 SCM Unit 
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OUARTEFiLY PROJECTIONS FOR SERVICE DPI l\/l=PY TARGETS AND OTI-ER PEFRFORMANCE IMaCATORS: 2013/2014 



Vote/Indicator 

Unit of Measurement 

Annual 

Budget 

Quarter 

Quarter 

Quarter 

Quarter 

Explanation 



Target 


Ending 

Erding 

Ending 

Erding 

of Variarce 






December 

March 

June 






Projected 

Act 

FVqjected 

Actual 

Projected 

Actual 

Projected 

Actual 


Depaitment-^jornmunity Services 
(Manager: Cormxinity Services) 













KPA: Munidnal financial viabilitvand 













manaq^nent 













1. Vote: Finance & Admin 













Draft 2014/2015 Departmental budget 

Submit in November 2013 

1 




1 







Draft Departmental SOaP 

Subnit in February 2014 

1 






1 





KPA: Municioal transformation and 













oroanizational develooment 













Vote: Finance & Admin 













Depaitm^a! ODrnrnunication 

No of staff meetings 

12 


3 


3 


3 


3 




No of EXCO meaJngs 

11. 


3 


3 


2 


3 



Liaison \Aith UDM and Coa^ Manager!^ 
\AO'king group 

No of meetings 

4 


1 


1 


1 


1 



KPA Local Econorric develooment 













Vote: Finance & Admin 













VVDTk creatiai projects: Equit share 

Rand value of budget spent 


R1 000 000 

R200 000 


R500 000 


R800 000 


R1 000 000 



KPA Good Governance & ixiblic oarticiDation 













Vote: Finance & Admin 













OcHTpilaticn agendas & minute 

No of agenda & rrinutes 

6 


2 


2 


2 


2 



SLA Environment /SLA 

Sgning & corrplianc^ of SLA 

1 






1 





KPA Basic Service Deliverv 

Z Vote: Comrmnity & Social Services 













Liaison vvith Dept of health to ensure an 
acxieptabe level of health care 

No of pcrtftDiio meetings 

6 


2 


1 


2 


1 



Oaretoies graves 

No of graves dug 

220 


55 


55 


55 


55 



Sports development: Equit Share 

Rand value of budget spent 


R400 000 

R 80000 


R200 000 


R320 000 


R400 000 



Cultural development: Bquit Share 

Rand value of budget spent 


RIOOOOO 

R 20 000 


R 60000 


RIOOOOO 





HIV relief: Equit share 

Rand value of budget spent 


R422 800 

R105 000 


R210 000 


R315 000 


R422 800 



Youth Development Programmes :Bquit share 

Rard value of budget spent 


R400 000 

R 80000 


R200 000 


R320 000 


R400 000 



Rural grounds maintmance: Equit share 

Rard value of budget spent 


R200 000 

R 50000 


RIOOOOO 


R150 000 


R200 000 



Purchase furniture and equipment 

Deliver in August 2013 


R 15 000 

R 15000 









Construct cerretery pathvvays 

Complete in NovmiDer 2013 


RIOOOOO 



RIOOOOO 







Erect palisade farcing - cemetery 

Corrplete in February 2014 


R300 000 





R300 000 
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DRAFT SDBIP FOR 2013/2014 BUDGET YEAR 


Y PROJECnONS FOR SEFMCE DEUVERY TARGETS AfSD OTT-ER PERFORMANCE IhdCATORS: 2013/2014 


Vote/Indicator 


Unit of Measurement 


Quarter 

Ending 

September 

Projected 


Quarter 

Ending 

December 

Projected 


Explanation 
of Variarce 


Rejected 


Rejected 


DepaittTietit-CotTirnunily Services (cx^ntinues) 


3. Vote: Sport & Recreation 


\Afeed eradication programs 

Grass cutting programs 

Purdiase brush cutters 

&ect palisade fencing — SA/imming pod 


Rard value of budget spent 
Rard value of budget spent 
DeUve* in October 2013 
Corrplete in August 2013 


R 349 760 R 87 440 
R1425400 R356350 

R 50000 

R 150000 R150000 


R 87 440 
R712 700 
R 50000 


R 87 440 
R1 069 050 


R 87440 
R1 425 400 
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DRAFT SDBIP FOR 2013/2014 BUDGET YEAR 



OUARTEFa-Y PROJECTIONS FOR SERVICE I3E=1 r\/l=RY TARGETS ATC OTI-ER PERFOFiMANCE INaCATORS: 2013/2014 



Vote/Indicator 

Unit of Measurement 

Annual 

Budget 

Quarter 

Quarter 

Quarter 

Quarta* 

Explanation 



Target 


Ending 

Ending 

Erding 

Ending 

of Variance 





Sept 

December 

Mardi 

June 






Projected 

Act 

Projected 

Act 

Projected 

Act 

Projected 

Act 


Department-Technical Services 
(Manager Engineer Services) 













KPA: Munidnal financial viabilitv & 













Manaqem^ 













Vote: Firiarice&Adriinistration 













Draft 2014/2015 Departmental bLJdget 

Submit in November 2013 

1 




1 







Draft Departmental SDBIP 

Subrrit in February 2014 

1 






1 





KPA: Municipal transformation & 













Oroanizational Development 













Vote: nriarice&Adriinistration 













Departm&tal ODrnrnunication 

No of staff meetings 

12 


3 


3 


3 


3 




No of EXCO me^ings 

11 


3 


3 


2 


3 




General staff 

2 




1 




1 



KPA: Good Governance & public participation 

Vote: Finance & Administration 













Corrpilation agendas & minutes 

No of pcrtfolio meetings 

6 


2 


2 


1 


1 




No of Staff meetings 

11 


3 


3 


2 


3 




No of Gmeral meetings 

2 




1 




1 




No of Task meetings 

6 


2 


2 


1 


1 




No of PMU meetings 

6 


2 


2 


1 


1 




Otha" 

12 


3 


3 


3 


3 



KPA: Basic Service Deliverv 

Vote: Finance & Administration 













Upgrade of halls and offices 

Corrplete by Noverrber 2013 


R865 000 

R210 000 


R865 000 







COrnrnunity halls main (Equitable Share) 

Rand value of budget spent 


R250 000 

R 25 000 


RIOOOOO 


R175 000 


R250 000 



Purchase draughtsman p'ogram 

Install in Septerrber 2013 


R 80000 



R 80000 







Vote: Planning & Development 













Building inspections conducted 

No of building inspections 

800 


200 


200 


200 


200 



Property inspections cxDnducted 

No of property inspections 

1000 


250 


250 


250 


250 




uMLALAZI MUNICIPALITY 


16 of 38 


DRAFT SDBIP FOR 2013/2014 BUDGET YEAR 


QUARTERLY PROJECTIONS FOR SERVICE DFl l\/l=F?Y TARGETS AND CfTT-ER PEFiFORMANCE INPCATORS: 2013/2014 


Vote/Indicator 

Unit of Measuranent 

Annual 

Budga 

Quarta 


Quarta 


Quarta 


Quarta 


Explanation 



Target 


Ending 


Ending 


Ending 


Ending 


of Variance 





Sept 


Decemba 


March 


June 







Prqjeaed 

Act 

Prqjeaed 

Aa 

Prqjeaed 

Aa 

Prqjeaed 

Aa 


Department-Technical Services (continues) 













Vote: Community & Social Services 













Ocrtsult vvith UDM that v\ 0 ter & sanitation 
needs are catered for in the UDM (\ASDP). 
Consult v\ith Eskcm and UDM so that 

ulVIalazi residents receive free basic 

No of meetings attatded 

4 


1 


1 


1 


1 



electricity. 

No of meetings attended 

4 


1 


1 


1 


1 



Po^/erty alleviation(Bquit share) 

No of jobs created 

200 

R1 500 000 

50 


100 


150 


200 



Early childhood development (Equit share) 

Rand value of budget spent 


R 200000 



RIOOOOO 




RIOOOOO 



Sqwanjana cxxnmunity hall (\A/ferd 13) 

Complete by February 2D14 


R1 000 000 



R600 000 


R1 000 000 





Testing station planning 

Complete by January 2014 


R 700000 





R 700000 





Vote: Sports & Recreation 













Construct Kvvayabu spots field (\A^d 15) 

Complae by March 2014 


R1 500 000 



R600000 


R1 200 000 


R1 500 000 



Construct Kvvabulavvayo sports field (\A/ferd 24) 

Complae by February 2014 


R 500000 



R300000 


R 500000 





Vote: Refuse Removal 













Recycling Programme 

No of repots to Portfolio 
corrmittee 

6 


2 


1 


1 


2 



Purchase refuse bins 

\A/bste management plarv report tonnages 

Deliver in Octoba* 2013 


R 45000 





R 45000 





to regiotal refuse site 

No of reports 

6 


2 


1 


1 


2 



Provide free refuse to irdigent households 

Rand value of budga spaxi 


R1 363 100 

R340 775 


R 681550 


R1 022 325 


R1 363 100 



Rehablitate Eshovve landfill site 

Complae by January 2014 


R3 527 270 

R1 500 000 


R3 027 270 


R3 527 270 
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DRAFT SDBIP FOR 2013/2014 BUDGET YEAR 



QUARTERLY PROJECTIONS FOR SEFMCE DEUVERY TARGETS AND OTT-ER PERFORMANCE IISDCATORS: 2013/2014 


Vote/lrxiicator 

Unit of Measurement 

Annual 

Budget 

Quarter 

Quarter 

Quarter 

Quarter 

Explanation 



Target 


Ending 

Ending 

Ending 

Ending 

of Variarce 





September 

December 

March 

June 






Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 


Department-Technical Services (continues) 













Vote: Road Transport 













Municipal services infrastructure maintenance 
plan-buildings. 

No of reports to Portfolio committee 

6 


2 


1 


1 


2 



Municipal roads programme 

No of reports to Portfolio committee 

5 


2 


1 


1 


2 



Storm \AMer Management 

Corrplete by November 2013 


R 527 000 

R 210 000 


R 527 000 







Road mechanical sv\eeper 

Deliva* August 2013 


R 100 000 

RIOOOOO 









Construct sidevvalks 

Corrplete in January 2014 


R 237 560 

R 50000 


R 200 000 


R 237 560 





Construct public transport facilities 

Corrplete in Noverrber 2013 


R 118 000 

R 29500 


R 118000 







Construct speed humps 

Corrplete in October 2013 


R 30000 



R 30000 







Grading of rural roads (Equit share) 

Rard value of budget spend 


R4612 800 

R1 153 200 


R2 306 400 


R3 459 600 


R4 612 800 



Rehabiliaticrt of urban roads(Equit share) 

Rand value of budget spend 


R 2 700 000 

R 500000 


R2 000 000 


R2 025 000 





Taxi rank-informal trading |:xqject 

Corrplete by June 2014 


R3500 000 







R3 500 000 



&ifubeni road (\A/brd 10) 

Corrplete February 2D14 


R2500 000 



R1 500 000 


R2 500 000 





Kangela street (\A^d 11) 

Corrplete May 2014 


R3500 000 



R 500000 


R2 000 000 


R3 500 000 



KDS/S/Dale link road 12) 

Corrplete August 2013 


R 1 595 100 

R1 595 100 









Rehabilitation of Osborn road (\A^d 11) 

Corrplete May 2014 


R2654 990 





R1 061 996 


R2 654 990 



Naicker \/ille/D134 inta^ection (\A^d 18) 

Corrplete March 2014 


R 1 151 400 





R1 000 000 


R1 151 400 



Nogobhoza road (yjard 15) 

Corrplete by Fet^uary 2014 


R2502120 



R1 500 000 


R2 502 120 





Ntenjane causevv^ (\A^d 13) 

Corrplete by February 2014 


R2000 000 



R1 000 000 


R2 000 000 





Gdza road (\A/ferd 17) 

Corrplete by Fet^uary 2014 


R1584120 



R 950460 


R1 584 120 





KDS Bus route r^iabilitation (\A^d 12) 

Corrplete by Fet^uary 2014 


R1500 000 



R 900000 


R1 500 000 





Vote: Electricity 













Provide free electricity to indigent 
households 

Rard value of budget spend 


R1 216 700 

R 304175 


R 618 350 


R 912 525 


R1 216 700 



Purctiase 2x corrplete 3 way ring main units 

Deliva* in Septerrber 2013 


R 180 000 



R 180000 







Purchase lx corrplae 4 way ring main unit 

Deliva* in September 2013 


R 200000 



R 200 000 







Upgrade robot control system 

Corrplete October 2013 


R 40000 



R 40000 







Upgrade street lights 

Corrplete in February 2014 


R 100 000 

R 20000 


R 60000 


RIOOOOO 





Purchase irdoor transformer 

Deliva* in Sept^nber 2013 


R 130 000 



R 130000 







Purctiase pole mounted transformers 

Deliva* in SepteilDer 2013 


R 88000 



R 88000 







Protection rel^ for sub stations 

Delive* in SeptmiDer 2013 


R 155 000 



R 155 000 







Purchase MV switching suit 

Deliva* in August 2013 


R 35000 

R 35000 









Bectrification of Mtakwende area 

Corrplete by March ^14 


R 250 000 

R 100 000 


R 150 000 


R 225 000 


R 200 000 



Increase in Eskom supply (Equit share) 

Corrplete in Decerrber 2013 


R5 537 010 

R5 537 010 









Bectridty maer audit (Equit share) 

Corrplete by Decerrber 2013 


R 250 000 



R 250 000 







Purchase 5 sedan v^ides 

Deliva* in August 2013 


R1380 000 

R1 380 000 









Purchase 3 (4x2) LDVs 

Delive* in August 2013 


R 780 000 

R 780000 









Purchase 2 trailers 

Deliva* in August 2013 


R 230000 

R 230000 









Purchase 2 tractors 

Deliver in August 2013 


R 700 000 

R 700000 









Purchase 1 (4x4) LDV 

Deliva* in August 2013 


R 350000 

R 350000 









Purchase canopies 

Deliva* in August 2013 


R 250 000 

R 250000 









Vote: Other 













Municipal services infrastructure maintenarce 
plan-vehides 

No of reports to Portfolio committee 



2 


1 


1 


2 
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CAPITAL BUDGET 2013/2014 


SUMVIARY 

BUDGET 

Jul-13 

Aug-13 

Sep-13 

Oct-13 

Nov-13 

Dec-13 

TOTAL FOR lst6 

MONTHS 

MAYORAL OFFICE 

925440 



900 000 



25440 

9^440 

MUNICIPAL MANAGERS OFFICE 

80000 

- 

- 

30 000 

50000 

- 

- 

80000 

CORPORATE SERVICES 

1135000 

- 

- 

- 

200000 

250 000 

250000 

700000 

PROTECTION SERVICES 

1520000 

- 

- 

480 000 

35000 

- 

300000 

815000 

FINANCIAL SERVICES 

293000 

- 

- 

40 000 

89000 

48 000 

22000 

199000 

COMMUNITY SERVICES 

3055000 

- 

- 

605 000 

300000 

350 000 

400 000 

1655000 

ENGINEERING SERVICES 

34865560 

1031 700 

1336700 

4051 200 

3989320 

3746 320 

4190590 

18345830 


41874000 

1031700 

1336700 

6106200 

4663320 

4394320 

5188030 

22 720 270 










YTDRGURES 


1031700 

2368400 

8474600 

13137920 

17532240 

22 720 270 

45440 540 


SUMVIARY 

BUDGET 

REMAINING 

Jan-14 

Feb-14 

Mar-14 

Apr-14 

May-14 

Jun-14 

TOTAL FOR 2nd 6 

MONTHS 

MAYCRAL OFFICE 

MUNIQPAL MANAGERS OFFICE 

CORPORATE SERVICES 

PROTECTION SERVICES 

FINANQAL SERVICES 

COMMUNITY SERVICES 

ENGINEERING SERVICES 

435 000 

705000 

94000 

1400 000 

16 519 730 

52 000 

625000 

215000 

700000 

42000 

400 000 

4680 378 

200 000 

700000 

4144958 

20000 

5000 

300000 

1307 398 

1130998 

4630 998 

435 000 

705000 

94000 

1400 000 

16519730 


19153730 

677000 

6 037378 

5044958 

1632398 

1130998 

4630998 

19 153730 










YTDRGURES 


23397270 

29434 648 

34479606 

36112 004 

37243002 

41874000 

Check!!! 

41874000 
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CAPITAL CASm-OW BUDGET 2013/2014 




BUDGET 

Jul-13 

Aug-13 

Sep-13 

Oct-13 

Nov^l3 

Dec-13 

TOTAL FOR 1st 6 

MONTHS 

TOTAL 

925440 

- 

- 

900000 

- 

- 

25440 

925440 



BUDGET 

REMAIMNG 

Jan-14 

Fa>i4 

Mar-14 

Apr-14 

May^l4 

Jun-14 

TOTAL FOR 2nd 

6MONTHS 

TOTAL 

- 

- 

- 

- 

- 

- 

- 

- 
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Oct-13 

Nov-13 

Dec-13 

TOTAL FOR lst6 
MONTTHS 

50000 



50000 

50000 

- 

- 

50000 






Apr-14 

May-14 

Jun-14 

TOTAL FOR 2nd 6 

MOMTHS 




- 

- 

- 

- 

- 






50000 


Oct-13 

Nov-13 

Dec-13 

TOTAL FOR lst6 

MONTTHS 

50000 

- 

- 

50000 


Apr-14 

May-14 

Jun-14 

TOTAL FOR 2nd 6 

MOMTHS 

- 

- 

- 

- 


DRAFT SDBIP FOR 2013/2014 BUDGET YEAR 
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CAPITAL CASHTjOW BUDGET 2013/2014 


CORPORATE SERVICES 


ADIVINSTTiATION 


FURNITURE AND FITTINGS 

PURCHASE FTTCPNEF PROPERTIES (ESHCME) 

POOL VEHICLE (MINIBUS) REPLACE NES 1599 

TOTAL AOVIN 


BUDGET I Jul-13 | Aug-13 Sep-13 


TOTAL FOR lst6 
Dec-13 MONTTHS 



ADIVINSTTiATION 


FURNITURE AND FITTINGS 

PURCHASE PROPNET PROPERTIES (ESrChNE) 

POOL VEHICLE (MINIBUS) REPLACE NES 1599 

TOTAL ADMN 


FURNITURE nTTlNGS& EQUIPMENT 
SQA/ANJANA COMMUNITY FIALL (WARD 13) 

TOTAL HALLS & OFRCES 


BUDGET 
REMAINING Jan-14 


TOTAL FOR 2nd 

Feb-14 Mar-14 Apr-14 May-14 Jun-14 6 MONTHS 



TOWN HALL & OFRCES 


FURNITURE nTTlNGS& EQUIPMENT 
SQA/ANJANA COMMUNITY FIALL (WARD 13) 


BUDGET 
REMAINING Jan-14 


TOTAL FOR 2nd 
6MONTHS 
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TOURISMfPUBUaTY 

BUDGET 

REMAINING 

Jan-14 

Feb-14 

Mar-14 

Apr-14 

May-14 

Jun-14 

TOTAL FOR 2nd 
BMONTTHS 

□SPLAY FURNITURE AND EQUIPMENT 

TOTAL PUBUaTY 

- 







- 

- 

- 

- 

- 

- 

- 

- 

- 










50000 


TOTAL PUBUaTY 



BUDGET 

Jul-13 

Aug-13 

Sep-13 

Oct-13 

Nov-13 

Dec-13 

TOTAL FOR lst6 

MONTHS 

TOTAL 

1135000 

- 

- 

- 

200000 

250000 

250000 

700000 



BUDGET 

REMAINING 

Jan-14 

Feb-14 

Mar-14 

Apr-14 

May-14 

Jun-14 

TOTAL FOR 2nd 

6MONTHS 

TOTAL 

435000 

- 

215000 

200000 

20000 

- 

- 

435000 


1135000 


TOTAL COFiPORATE SERVICES 
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CAPITAL CASHFLOW BUDGET 201312014 


PFJOTECnON SSMCES 


TRAmC 

BUDGET 

Jul-13 

Aug-13 

Sep-13 

Oct-13 

Nov-13 

Dec-13 

TOTAL FOR lst6 
MONTHS 

OFFICE FURNITURE 









ROAD BLOCK TRAILER 








- 

SPEED MEASURING EQUIPMENT 








- 

FIREARMS 

35000 




35000 



35000 

REPLACE VEHICLES (ISES 5189) 

160000 



160000 




160000 

REPLACE VEHICLES (ISES 5423) 

160000 



160000 




160000 

REPLACE VEHICLES (NES 7064) 

160000 



160000 




160000 

TOTAL TRAFHC 

515000 

- 

- 

480000 

35000.0G 

- 

- 

515000 











L 


TIRAFHC 

BUDGET 

REMAINING 

Jan-14 

Feb-14 

Mar-14 

Apr-14 

May-14 

Jun-14 

TOTAL FOR 2nd 6 

MONTHS 

OFFICE FURNITURE 









ROAD BLOCK TRAILER 

- 








BREATHELYSEFS 

- 







- 

FIREARMS 

- 







- 

REPLACE VEHICLES (ISES 7064) 

- 







- 

REPLACE VEHICLES (ISES 3162) 

- 







- 

REPLACE VEHICLES (ISES 3509) 

- 







- 

REPLACE VEHICLES (ISES 5189) 

“ 







“ 

TOTAL TRAFHC 

- 

- 

- 

- 

- 

- 

- 

- 











TOTAL TRAFHC 


515000 
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FIRERGHTING 


BUDGET 

REMAINING 


FIRE FIGHTING EQUIPMENT 

- 

STATON FURNITURE 

5000 

MEDICAL RESOUE EQUIPIVENT 

- 

TOTAL RRERGHTNG 

5000 


TOTAL RRERGHTING 


TESTING STATION 


BUDGET Jul-13 


NEWTESm NG STATION 


700000 


TOTAL TESTING STATION 


700000 


uMLALAZI MUNICIPALITY 



















































TESTING STATION 


NEWTESTING STATON 


TOTAL TESTING STATON 


BUDGET 

REMAINING Jan-14 Feb-14 


TOTAL FOR 2nd 6 
MONTHS 





TOTAL 


TOTAL 


BUDGET Jul-13 Aug-13 Sep-13 Oct-13 


152000G - - 480000 35000 


BUDGET 

REMAINING Jan-14 


705000 


700000 



TOTAL FOR lst6 
Dec-13 MONTHS 


300000 815000 


Feb-14 


700000 


Apr-14 




May-14 


TOTAL FOR 2nd 6 
MONTHS 


705000 
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CAPITAL CASH=LOW BUDGET 20132014 


HNANaAL SERVICES 


RNANOAL SERVICES 

BUDGET 

JiJ-13 

Aug-13 

Sep-13 

Cfct-13 

Nov-13 

Deo-13 

TOTAL FOR lst6 

MONTHS 

IT SYSTHVI- FINANCE 

110000 




22000 

22000 

22000 

66000 

IT SYSTEM - MAYORAL OFFICE 

15000 



15000 




15000 

IT SYSTEM - MUNIQPAL MANAGER 

25000 



25000 




25000 

IT SYSTEM - COFiP ADMIN 

40000 




40000 



40000 

IT SYSTEM - COFiP - LIBFJARIES 

21000 





21000 


21000 

IT SYSTEM - F>ROTECTTON - TF5AFFIC 

20 000 







- 

IT SYSTEM - PROTECTION - FIRE FIGHTING 

10000 







- 

IT SYSTEM - OOMMUNITY - ADMI N 

20 000 







- 

IT SYSTEM - ENGINEERS - ADMIN 

20 000 




20000 



20000 

FURNITURE , FITTl MGS & EQUI PMENT 

5000 





5000 


5000 

AIRCONDITIONER 

7000 




7000 



7000 

TOTAL FINANCE 

293 000 

- 

- 

40000 

89 000 

48000 

22 000 

199000 











FINANCIAL SERVICES 

BUDGET 

REMAINING 

Jan-14 

Feb-14 

Mar-14 

Apr-14 

May-14 

Ju>14 

TOTAL FOR 2nd6 

MONTHS 

IT SYSTEM -FINANCE 

44000 

22000 

22000 





44000 

IT SYSTEM - MAYORAL OFFICE 

- 







- 

IT SYSTEM - MUNIQPAL MANAGER 

- 







- 

IT SYSTEM - COTTP ADMIN 

- 







- 

IT SYSTEM - CORP - LIBRARIES 

- 







- 

IT SYSTEM - F>ROTECTTON - TRAFFIC 

20 000 

20000 






20000 

IT SYSTEM - F>ROTECTTON - FIRE FIGHTING 

10000 

10000 






10000 

IT SYSTEM - COMMUNITY - ADMI N 

20 000 


20000 





20000 

IT SYSTEM - ENGINEERS - ADMIN 

- 







- 

FURNITURE , FITTl MGS & EQUI PMENT 

- 







- 

AIRCONDITIONER 

• 







■ 

TOTAL RNIANICE 

94000 

52000 

42 000 

- 

- 

- 

- 

94000 











TOTAL FINANCE AND ADIVIN 


293000 
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STORES 

BUDGET 

JiJ-13 

Aug-13 

Sep-13 

Oct-13 

Ncw-13 

Deo-13 

TOTAL FOR lst6 

MONTHS 

PAIISm MG MAIN STORES 

CHAIRS: VISITORS (ASST SOM PRACTITIONER) 

TOTAL STORES 








- 

- 

- 

- 

- 

- 

- 

- 

- 










STORES 

BUDGET 

REMANING 

Jan-14 

Feb-14 

Mar-14 

Apr-14 

May-14 

Ju>14 

TOTAL FOR 2nd6 

MONTTHS 

PANTING MAN STORES 

CHARS: VISITORS (ASST SOM PRACTITIONER) 

TOTAL STORES 








- 

- 

- 

- 

- 

- 

- 

- 

- 










TOTAL STORES 


RNANCE AND STORES 

BUDGET 

JiJ-13 

Aug-13 

Sep-13 

Oct-13 

Nov-13 

Dec-13 

TOTAL FOR lst6 

MONTHS 

TOTAL 

293 000 

- 

- 

40000 

89 000 

48000 

22 000 

199000 


FINANCE AND STORES 

BUDGEI 

REMANING 

Jan-14 

Feb-14 

Mar-14 

Apr-14 

May-14 

Ju>14 


TOTAL 

94000 

52000 

42 000 

- 

- 

- 

- 

94000 


293000 
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ADMINISTRATION 


DRAUGHTSMAN/ DRAWING OFFICE 

TOTAL ADMINISTRATION 


TOTAL ADMINISTRATION 


ROADS & STREETS 


STORM WATER MANAGEMENT(UMLALAZI) 

ROAD MECHANICAL SWEEPER (ESH, GING & MTZ) 

PAVEMENT MANAGEMENT SYSTEM (ESH, MTZ & GING) 

SIDEWALKS 

REHABILITATION OF URBAN ROADS 
CONCRETE MIXER 

PUBLIC TRANSPORT FACILITIES ( LAYBYS SHELTERS) 

SPEED HUMPS ESH, GING AND MTZ 

VEHICLE CANOPIES 

NEW VEHICLE : GRADER SUPERVISOR 

SMALL BUSINESS DEVELOPMENT - ESHOWE BUS & TAXI RANK 
ESIFUBENI ROAD (WARD 10) 

KANGELA ROAD ESHOWE (WARD 11) 

KDS/ SUNNYDALE LINK ROAD (WARD 12) 

REHABILITATION OF OSBORN ROAD (WARD 11) 

NAICKERVILLE/SANDLWANA HIGH SCHOOL INTERSECTION (D134) WARD 18 
NOGOBHOZA ROAD (WARD 15) 

NTENJANE CAUSEWAY AND ROAD (WARD 13) 

GCIZA ROAD (WARD 17) 

KDS BUS ROUTE ROAD REHAB (WARD 12) 

RETENTION 

TOTAL ROADS & STREETS 


uMLALAZI MUNICIPALITY 


CAPITAL CASHFLOW BUDGET 2013/2014 


ENGINEERING SERVICES - CIVIL 



BUDGET 

Jul-13 

Aug-13 

Sep-13 

Oct-13 

Nov-13 

Dec-13 

TOTAL FOR 


80 000 




80 000 



80 000 


80 000 

- 

- 

- 

80 000 

- 

- 

80 000 












BUDGET 

Jan-14 

Feb-14 

Mar-14 

Apr-14 

May-14 

Jun-14 

TOTAL FOR 











- 

- 

- 

- 

- 

- 

- 

- 











80 000 I 


BUDGET 

Jul-13 

Aug-13 

Sep-13 

Oct-13 

Nov-13 

Dec-13 

TOTAL FOR 

527 000 


105 000 

105 000 

105 000 

105 000 

107 000 

527 000 

100 000 



100 000 




100 000 

237 560 



50 000 

50 000 

50 000 

50 000 

200 000 

2 700 000 



500 000 

500 000 

500 000 

500 000 

2 000 000 

118 000 



29 500 

29 500 

29 500 

29 500 

118 000 

30 000 





30 000 


30 000 

250 000 



250 000 




250 000 

260 000 



260 000 




260 000 

3 500 000 







- 

2 500 000 




500 000 

500 000 

500 000 

1 500 000 

3 500 000 






500 000 

500 000 

1 595 100 

531 700 

531 700 

531 700 




1 595 100 

2 654 990 







- 

1 151 400 







- 

2 502 120 




500 000 

500 000 

500 000 

1 500 000 

2 000 000 





500 000 

500 000 

1 000 000 

1 584 120 




316 820 

316 820 

316 820 

950 460 

1 500 000 




300 000 

300 000 

300 000 

900 000 

1 100 000 


100 000 

100 000 

100 000 

100 000 

100 000 

500 000 

27 810 290 

531 700 

736 700 

1 926 200 

2 401 320 

2 931 320 

3 403 320 

11 930 560 
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ROADS & STREETS 

BUDGET 

Jan-14 

Feb-14 

Mar-14 

Apr-14 

May-14 

Jun-14 

TOTAL FOR 

STORM WATER MANAGEMENT(UMLALAZI) 

. 







. 

ROAD MECHANICAL SWEEPER (ESH, GING & MTZ) 

- 







- 

PAVEMENT MANAGEMENT SYSTEM (ESH, MTZ & GING) 

- 







- 

SIDEWALKS 

37 560 


37 560 





37 560 

REHABILITATION OF URBAN ROADS 

700 000 


350 000 

350 000 




700 000 

CONCRETE MIXER 

- 







- 

PUBLIC TRANSPORT FACILITIES { LAYBYS SHELTERS) 

- 







- 

SPEED HUMPS ESH, GING AND MTZ 

- 







- 

VEHICLE CANOPIES 

- 







- 

NEW VEHICLE : GRADER SUPERVISOR 

- 







- 

SMALL BUSINESS DEVELOPMENT - ESHOWE BUS & TAXI RANK 

3 500 000 






3 500 000 

3 500 000 

ESIFUBENI ROAD (WARD 10) 

1 000 000 


500 000 

500 000 




1 000 000 

KANGELA ROAD ESHOWE (WARD 11) 

3 000 000 

500 000 

500 000 

500 000 

500 000 

500 000 

500 000 

3 000 000 

KDS/ SUNNYDALE LINK ROAD (WARD 12) 

- 







- 

REHABILITATION OF OSBORN ROAD (WARD 11) 

2 654 990 


530 998 

530 998 

530 998 

530 998 

530 998 

2 654 990 

NAICKERVILLE/SANDLWANA HIGH SCHOOL INTERSECTION (D134) WARD 18 

1 151 400 


500 000 

500 000 

151 400 



1 151 400 

NOGOBHOZA ROAD (WARD 15) 

1 002 120 


500 000 

502 120 




1 002 120 

NTENJANE CAUSEWAY AND ROAD (WARD 13) 

1 000 000 


500 000 

500 000 




1 000 000 

GCIZA ROAD (WARD 17) 

633 660 


316 820 

316 840 




633 660 

KDS BUS ROUTE ROAD REHAB (WARD 12) 

600 000 


300 000 

300 000 




600 000 

RETENTION 

600 000 

100 000 

100 000 

100 000 

100 000 

100 000 

100 000 

600 000 

TOTAL ROADS & STREETS 

15 879 730 

600 000 

4 135 378 

4 099 958 

1 282 398 

1 130 998 

4 630 998 

15 879 730 











TOTAL ROADS AND STREETS 


27 810 290 I 


WORKSHOP 

BUDGET 

Jul-13 

Aug-13 

Sep-13 

Oct-13 

Nov-13 

Dec-13 

TOTAL FOR 

REPLACE NES 5941 

TOTAL WORKSHOP 

260 000 



260 000 




260 000 

260 000 

- 

- 

260 000 

- 

- 

- 

260 000 










WORKSHOP 

BUDGET 

Jan-14 

Feb-14 

Mar-14 

Apr-14 

May-14 

Jun-14 

TOTAL FOR 

REPLACE NES 5941 

TOTAL WORKSHOP 









- 

- 

- 

- 

- 

- 

- 

- 










TOTAL WORKSHOP 


260 000 I 
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uMLALAZI MUNICIPALITY 


BUDGET 

Jul-13 

Aug-13 

Sep-13 

Oct-13 

Nov-13 

Dec-13 

TOTAL FOR 

350 000 
865 000 



350 000 
210 000 

210 000 

210 000 

235 000 

350 000 
865 000 

1 215 000 

- 

- 

560 000 

210 000 

210 000 

235 000 

1 215 000 










BUDGET 

Jan-14 

Feb-14 

Mar-14 

Apr-14 

May-14 

Jun-14 

TOTAL FOR 

- 







- 

- 

- 

- 

- 

- 

- 

- 

- 










1 215 OOP I 


BUDGET 

Jul-13 

Aug-13 

Sep-13 

Oct-13 

Nov-13 

Dec-13 

TOTAL FOR 

45 000 
110 000 

380 000 

3 527 270 

500 000 

500 000 

110 000 

380 000 
500 000 

500 000 

45 000 

500 000 

527 270 

45 000 
110 000 

380 000 

3 027 270 

4 062 270 

500 000 

500 000 

990 000 

500 000 

545 000 

527 270 

3 562 270 










BUDGET 

Jan-14 

Feb-14 

Mar-14 

Apr-14 

May-14 

Jun-14 

TOTAL FOR 

500 000 


500 000 





500 000 

500 000 

- 

500 000 

- 

- 

- 

- 

500 000 










4 062 270 I 
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ELECTRICITY 


2X COMPLETE 3 WAY RING MAIN UNIT 
IX COMPLETE 4 WAY RING MAIN UNIT 
UPGRADE ROBOT CONTROL SYSTEM 
UPGRADE STREET LIGHTS 
TRANSFORMERS INDOOR) 

POLE MOUNTED TRANSFORMERS 
PROTECTION RELAY FOR SUBSTATIONS 
MV SWITCHING SUIT 
ELECTRIFICATION: MTAKWENDE 
REPLACEMENT VEHICLE NES 5976 
REPLACEMENT TRAILER NES 3890 

TOTAL ELECTRICITY 


ELECTRICITY 


2X COMPLETE 3 WAY RING MAIN UNIT 

IX COMPLETE 4 WAY RING MAIN UNIT 

UPGRADE ROBOT CONTROL SYSTEM 

UPGRADE STREET LIGHTS 

TRANSFORMERS INDOOR) 

POLE MOUNTED TRANSFORMERS 

PROTECTION RELAY FOR SUBSTATIONS 

MV SWITCHING SUIT 

ELECTRIFICATION: MTAKWENDE 

REPLACEMENT VEHICLE NES 5976 

REPLACEMENT TRAILER NES 3890 

TOTAL ELECTRICITY 



TOTAL ELECTRICITY 


TOTAL 




TOTAL 



TOTAL CORPORATE SERVICES 


uMLALAZI MUNICIPALITY 


BUDGET 

Jul-13 

Aug-13 

Sep-13 

Oct-13 

Nov-13 

Dec-13 

TOTAL FOR 

180 000 




180 000 



180 000 

200 000 




200 000 



200 000 

40 000 





40 000 


40 000 

100 000 



20 000 

20 000 

20 000 


60 000 

130 000 




130 000 



130 000 

88 000 




88 000 



88 000 

155 000 




155 000 



155 000 

35 000 



35 000 




35 000 

250 000 


100 000 


25 000 


25 000 

150 000 

260 000 



260 000 




260 000 

1 438 000 

- 

100 000 

315 000 

798 000 

60 000 

25 000 

1 298 000 










BUDGET 

Jan-14 

Feb-14 

Mar-14 

Apr-14 

May-14 

Jun-14 

TOTAL FOR 

40 000 


20 000 

20 000 




40 000 

100 000 

25 000 

25 000 

25 000 

25 000 



100 000 


25 000 

45 000 

45 000 

25 000 

- 

- 

140 000 










1 438 000 I 


BUDGET 

Jul-13 

Aug-13 

Sep-13 

Oct-13 

Nov-13 

Dec-13 

TOTAL FOR | 

34 865 560 

1 031 700 

1 336 700 

4 051 200 

3 989 320 

3 746 320 

4 190 590 

18 345 830 


BUDGET 

Jan-14 

Feb-14 

Mar-14 

Apr-14 

May-14 

Jun-14 

TOTAL FOR | 

16 519 730 

625 000 

4 680 378 

4 144 958 

1 307 398 

1 130 998 

4 630 998 

16 519 730 


34 865 560 1 
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EQUITABLE SHARE CASH FLOW: 2013/2014 



EQUITABLE SHARE CASH FLOW: 2013/2014 


DETAILS 

ESTIMATES 

FOR 

2013/2014 

MOl 

Jul-13 

M02 

Aug-13 

M03 

Sep-13 

M04 

OcM3 

M05 

Nov-13 

M06 

Dec-13 

M07 

Jan-14 

M08 

Feb-14 

M09 

Mar-14 

MIO 

Apr-14 

Mil 

May-14 

M12 

Jun-14 

International relations 

100 000 










100 000 



Community halls maintenance (Rural) 

250 000 



25 000 

25 000 

25 000 

25 000 

25 000 

25 000 

25 000 

25 000 

25 000 

25 000 

Care taking: rural buildings 

200 000 


20 000 

20 000 

20 000 

20 000 

20 000 

20 000 

20 000 

20 000 

20 000 

20 000 


Youth development 

400 000 


40 000 

40 000 

40 000 

40 000 

40 000 

40 000 

40 000 

40 000 

40 000 

40 000 


Early childhood development 

200 000 





100 000 





100 000 



Community support program 

200 000 


20 000 

20 000 

20 000 

20 000 

20 000 

20 000 

20 000 

20 000 

20 000 

20 000 


Local economic development 

2 485 840 


248 584 

248 584 

248 584 

248 584 

248 584 

248 584 

248 584 

248 584 

248 584 

248 584 


Youth business advisory centre 

200 000 


20 000 

20 000 

20 000 

20 000 

20 000 

20 000 

20 000 

20 000 

20 000 

20 000 


Ceremonial events 

100 000 



20 000 


20 000 


20 000 


20 000 


20 000 


Commemorative celebrations 

100 000 


20 000 


20 000 


20 000 


20 000 


20 000 



Poverty alleviation 

1 500 000 


150 000 

150 000 

150 000 

150 000 

150 000 

150 000 

150 000 

150 000 

150 000 

150 000 


Ward committee expenses 

780 000 



195 000 



195 000 



195 000 



195 000 

Animal pound facility 

620 000 

50 000 

50 000 

50 000 

50 000 

60 000 

50 000 

50 000 

60 000 

50 000 

50 000 

50 000 

50 000 

Rural fire prevention 

300 000 

50 000 

50 000 

50 000 







50 000 

50 000 

50 000 

Disaster assistance 

550 000 


55 000 

55 000 

55 000 

55 000 

55 000 

55 000 

55 000 

55 000 

55 000 

55 000 


Humantarian assistance 

500 000 

40 000 

45 000 

40 000 

45 000 

40 000 

45 000 

40 000 

45 000 

40 000 

40 000 

40 000 

40 000 

Sport development 

400 000 


40 000 

40 000 

40 000 

40 000 

40 000 

40 000 

40 000 

40 000 

40 000 

40 000 


Cultural development 

100 000 


20 000 


20 000 


20 000 



20 000 



20 000 

HIV relief 

422 800 

35 000 

35 000 

35 000 

35 000 

35 000 

35 000 

35 000 

35 000 

35 000 

37 800 

35 000 

35 000 

Work creation projects 

1 000 000 


100 000 

100 000 

100 000 

100 000 

100 000 

100 000 

100 000 

100 000 

100 000 

100 000 


Sport fields security 

558 320 

46 526 

46 526 

46 526 

46 526 

46 526 

46 526 

46 526 

46 526 

46 526 

46 526 

46 526 

46 534 

Rural grounds maintenance 

200 000 



50 000 



50 000 



50 000 



50 000 

Rural roads and causeways 

4 612 800 

384 400 

384 400 

384 400 

384 400 

384 400 

384 400 

384 400 

384 400 

384 400 

384 400 

384 400 

384 400 

Electricity metering audit 

250 000 





100 000 

150 000 







Inctrease in Eskom supply 

5 537 010 


5 537 010 











Total 

21 566 770 

605 926 

6 881 520 

1 589 510 

1 319 510 

1 504 510 

1 714 510 

1 294 510 

1 309 510 

1 559 510 

1 547 310 

1 344 510 

895 934 
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